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1= SIZING OF STRUCTURAL ELEMENTS 

SHOWN IS CONCEPTUAL. ACTUAL SIZING 
MAY VARY BASED UPON FINAL 
DESIGN CONSIDERATIONS. 


2. MAXIMUM WIDTH OF OCS POLES 

IS ASSUMED TO BE 18". MAXIMUM 
DIAMETER OF OCS POLE FOUNDATIONS 
IS ASSUMED TO BE 36". 

3. LOCATION AND SIZE OF DUCTBANK 

IS SUBJECT TO CHANGE BASED UPON 
FORTHCOMING DESIGN CRITERIA 
REQUIREMENTS, OR FINAL DESIGN 
CONSIDERATIONS. 

4. VERTICAL CLEARANCE TO BE ADJUSTED 
AS NEEDED TO COMPLY WITH SITE 
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GOVERNING AGENCY STANDARDS. 

5. STRUCTURAL DEPTH IS APPROXIMATE AND 
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REFER TO STRUCTURAL PLANS 

FOR ADDITIONAL DETAIL. 
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1. SIZING OF BARRIER WALL SHOWN 
IS CONCEPTUAL. ACTUAL SIZING 
MAY VARY BASED UPON FINAL 
DESIGN CONSIDERATIONS. 

2. MAXIMUM WIDTH OF OCS POLES 

IS ASSUMED TO BE 18". MAXIMUM 
DIAMETER OF OCS POLE FOUNDATIONS 
IS ASSUMED TO BE 36". 


3. CONCRETE DRAINAGE CHANNEL AND 

DUCTBANK ARE SHOWN AT REPRESENTATIVE 
SIZE AND LOCATIONS, AND ARE SUBJECT TO 
RELOCATION/RECONFIGURATION BASED 
UPON FORTHCOMING DESIGN CRITERIA 
REQUIREMENTS, OR FINAL DESIGN 
CONSIDERATIONS. 


4. THE 25' MINIMUM DIMENSIONS FROM (l OF 
EXIST FREIGHT TRACK TO THE HST BARRIER 
WALL IS TYPICAL WHERE THE FREIGHT TRACK 
IS A MAIN LINE TRACK. THIS DIMENSION 
MAY BE REDUCED WHERE NON-MAINLINE TRACK 
IS ADJACENT, SUBJECT TO APPROVAL BY THE 
RAILROAD. 

5. WIDTH AND LOCATION OF EXISITNG R/W VARIES. 


Exist 

RR R/W 

1 

20' 

(L 

FREIGHT/ 
PASSENGER 
(NEW OR 
Exist) 

1 

1 5' 

(L 

FREIGHT/ 

PASSENGER 

(Exist) 

1 

1 5' 

(L 

FREIGHT/ 

PASSENGER 

(Exist) 

1 

1 5' 

(L 

FREIGHT/ 
PASSENGER 
(NEW OR 
Exist) 

1 

1 

(Approx) 


(Approx) 


(Approx) 


(Approx) 




j. _i 


1QQ' 

Exist RR R/W 
(SEE NOTE 5) 


(L 

HST 

NB TRACK 


(L 

HST 

SB TRACK 


OCS 

POLE 


PROPOSED 
HST R/W 



DRAINAGE (Typ) 


3' X 7.50' 
WALKWAY (Typ) 

ACCESS 
CONTROL 
FENCE 


NOT FOR CONSTRUCTION 
FOR INTERNAL USE ONLY 

5 0 5 10 

GRAPHIC SCALE 








DESIGNED BY 

K. MCCULLOUGH 







DRAWN BY 

K. MCCULLOUGH 

CHECKED BY 

A. SOKOL 

IN CHARGE 

D. THOMSON 



















REV 

DATE 

11 


m 

DESCRIPTION 

DATE 

12-22-09 



STV Incorporated 

ENGINEERS/ARCHITECT5/PLANNERS/C0N5TRUCTI0N MANAGERS 

1055 WEST SEVENTH STREET. SUITE 5150 
LOS ANGELES, CA 90017-2556 



CALIFORNIA HIGH-SPEED TRAIN PROJECT 


CONTRACT NO. 

HSR06-0005 


ORANGE COUNTY TO LOS ANGELES 


TYPICAL CROSS SECTION 
ADJACENT TO BNSF SAN BERNARDINO SUB 
AT-GRADE 


DRAWING NO. 

TA3002 

SCALE 

1" = 5' 

SHEET NO. 

















rykm 12/21/20094:52:25 PM I:\projects\4013179\4013179_0001\drawlngs\tra\dlv\t 


NOTES; 


CD 

■O 

rvi 

O 

O 

rvi 


O 

O 

'q_ 


0) 

Q_ 

CO 


1. SIZING OF BARRIER WALL SHOWN 
IS CONCEPTUALo ACTUAL SIZING 
MAY VARY BASED UPON FINAL 
DESIGN CONSIDERATIONSo 

2. MAXIMUM WIDTH OF OCS POLES 

IS ASSUMED TO BE 18". MAXIMUM 
DIAMETER OF OCS POLE FOUNDATIONS 
IS ASSUMED TO BE 36". 


3. CONCRETE DRAINAGE CHANNEL AND 
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